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UNCLASSIFIED 
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43 

ACTION EUR-06 

INFO OCT-OI ISO-00 EB-05 DRC-OI RSC-OI /0I4W 

089380 

R26I234ZMAR74 
FM AMEMBASSY MOSCOW 
TO SECSTATE WASHDC 7236 
USDOC WASHDC 

UNCLAS MOSCOW 4328 

E.O. 1 1652: N/A 
TAGS: BEXPUR 

SUBJECT: WEEKLY STATUS REPORT - CONSTRUCTION NEW 
COMMERCIAL OEFICE 

SECSTATE FOR EUR/EX/CLARK 

USDOC FOR BEWT/RICE AND OIM/DISTEFANO EROM BLOW 

1. FIRST GROUP OF AUSTRIAN ENGINEERS AND CRAFTSMEN 
ARRIVED MOSCOW ON SCHEDULE AND READY TO WRK ON 
MONDAY, MARCH 18. TRUCKS HELD UP AT BORDER WITH 
MINOR CUSTOMS PROBLEM WHICH WAS QUICKLY RESOLVED. 
TRUCKS UNLOADED MATERIALS AND TOOLS IN FACILITY BY 
1800 HRS TUESDAY MARCH 19. 

2. UPDK DELIVERED BUILDING TO SPECIFICATION AS 
REQUESTED WITH MINOR CORRECTION NEEDED TO WC WALL. 
CHANGE MADE. HAVE NOT RECEIVED FINAL UPDK BILLING 
FOR WORK PERFORMED. 

3. ACTUAL WORK BEGAN 0800 WEDENSDAY MARCH 20. 
WORKERS ON ELEVEN-HOUR SCHEDULE TO MAKE UP LOST 
TIME. SATURDAY SCHEDULE ALSO. VENTILATION DUCTS, 
BLOWER AND CEILING INSTALLATION UNDERWAY. 

4. DEPUTY DIRECTOR WILL FORWARD TO USDOC BLACK 
AND WHITE POLAROID PHOTOGRAPHS OF PROGRESS ON 
WEEKLY BASIS. WILL CABLE WEEKLY STATUS REPORT 
EACH MONDAY BEGINNING MONDAY, MARCH 25. 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 MOSCOW 04328 26I254Z 



Deciassified/Reieased US Department of State EO Systematic Review 30 JUN 2005 




Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 

5. DETAILS OF APRIL 9 INSPECTION WILL BE 
SUBMITTED SEPARATE CABLE. 

STOESSEL 



UNCLASSIFIED 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 26 MAR 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974MOSCOW04328 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740064-1189 
From: MOSCOW 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1 974031 5/aaaaanlp. tel 

Line Count: 64 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION EUR 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: shawdg 
Review Comment: n/a 
Review Content Flags: 

Review Date: 23 JUL 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <23 JUL 2002 by elbezefj>; APPROVED <12 DEC 2002 by shawdg> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: WEEKLY STATUS REPORT - CONSTRUCTION NEW COMMERCIAL OFFICE 
TAGS: BEXP, UR 
To: STATE 
Type: TE 
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